MINISTER'S 
MESSAGE 


INFORMATION PACKAGE 
ON DIRECT GRANT 
PROGRAM 


The protection of public health and the natural 
environment is a high priority of the Ontario 
Government. 


Supplying quality drinking water and proper 
sewage treatment to protect our environment 
and the people of Ontario are essential elements 
in meeting this priority. 


The Ontario Government, through the Ministry 
of the Environment, is committed to meeting its 
share of responsibility by providing financial aid 
to communities in need of assistance to ensure 
that they can supply these services. This spirit of 
co-operation is essential among levels of 
government. 


This booklet provides communities with 
detailed information on Ontario’s Direct Grant 
Program. It describes the various programs and 
outlines how to apply for grants. 


Iam pleased to introduce you to this program 
and look forward to a continuing co-operative 
relationship with Ontario communities on all 
areas of mutual concern. 
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Minister 
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INTRODUCTION 


iw) 


WHAT ASSISTANCE 
IS AVAILABLE? 


Since 1956 the Government of Ontario has been 
helping municipalities construct communal 
water and sewage systems to protect public 
health and the environment. This booklet 
describes the various grant options under the 
Direct Grant program administered by the 
Ministry of the Environment (MOE) which are 
now available to municipalities and outlines the 
steps involved in applying for and receiving 
grants. Detailed eligibility criteria for each pro- 
gram are also provided. 


Generally, assistance is available for the con- 
struction of communal water and sanitary sew- 
age works and in specific cases, for the repair or 
upgrading of private wells and sewage disposal 
systems. In all cases, the following rules apply: 


1. Net Eligible Costs 

Ministry grants are calculated on the net eligible 
cost after deducting any other contributions 
from Federal and Provincial agencies. All proj- 
ects are subject to audit by the Ministry of the 
Environment upon completion. 


2. Project Priority Evaluation Committee 

All applications for grants are evaluated to deter- 
mine the need for the works in terms of the cor- 
rection of health and/or environmental 
problems and the accommodation of new resi- 
dential growth. Proposed works may be 
accepted or rejected by MOE for grant funding 
assistance. 


3. Community Population 

The community population is based upon the 
most recent assessed population figures for the 
community. 


4. Community Definition 
The Ministry’s definition of a community is out- 
lined in Appendix C. 


GRANTS FOR 
MUNICIPALITIES WITH 
A POPULATION OF 7500 
AND OVER 

Communal Works 


A grant of 15% is available for the major compo- 
nents of water and sewage works that support 
urban growth. 


A) Water Works 

Generally, all major components for the produc- 
tion, treatment, and storage of potable water, 
including water intakes and trunk feedermains, 
owned by the municipality, are eligible. 


Trunk feedermains are defined as watermains 
whose primary function is to transmit water 
from the treatment facility to the distribution 
system.For major works projects, trunk feeder- 
mains are 400 mm (16 inches) or larger in diame- 
ter.In smaller systems, trunk feedermains which 
connect the treatment facility to the distribution 
system, are eligible, regardless of pipe diameter. 


B) Sewage Works 

Generally, all major components of sewage 
systems, including treatment facilities, outfall 
sewers, trunk sanitary sewers and associated 
pumping stations, to be owned by the munici- 
pality, are eligible. 


Trunk sanitary sewers are defined as those sani- 
tary sewers, including pumping stations and 
forcemains, that transmit sewage from the 
collection system to the treatment facility. In 
large systems, trunk sanitary sewers must have a 
theoretical hydraulic capacity in excess of 170 
L/S (6c.f.s.). In smaller systems, trunk sanitary 
sewers connect the sewage collection system to 
the treatment facility regardless of pipe 
diameter. 


GRANTS FOR 
MUNICIPALITIES WITH 
A POPULATION LESS 
THAN 7500 
Communal Works 


Communal Works projects designed to correct 
health and/or environmental problems and to 
accommodate growth, in smaller communities, 
are eligible for MOE grants. 


Major components as well as the local water dis- 
tribution and sewage collection systems qualify 
for grants, where an enforced connection by-law 
under Section 219 of the Municipal Act has been 
passed and enacted. This by-law requires all 
property Owners to connect to the system. 


Local water distribution and sewage collection 
systems include service connections from the 
sewer Or watermain to the property line. Any 
portion of the service connection located on pri- 
vate property is non-eligible. 


The percentage of the net eligible cost covered 
by the grant ranges from a maximum of 85% 
for communities of 1,000 people or less, toa 
minimum of 15% for communities of 7,499 
people.The grant is calculated according to the 
formula in Fig. 1. 


A second type of communal works grant is also 
available for small communities within regional 
municipalities on a shared basis with regional 
governments. When a community’s population is 
over 1,000 (and under 7,500), the net eligible 
grant percent is calculated as in Fig. 1. MOE is 
responsible for 70% of the net eligible grant 
percent and the regional municipality for 30% of 
the net eligible grant percent. The area municipal- 
ity is, of course, responsible for the remaining cost 
of the project. When the community’s population 
is 1,000 or less, the grant is 85% of the net eligible 
costs; MOE paying 60%, the regional municipality 
paying 25% and the residents in the area munici- 
pality paying the remaining 15%. The award of 
MOE’s grant is contingent upon the regional 
municipality paying its share of the cost. 


Formula for Communal Works Grant 
Grant (% of net eligible cost) = 95.77 — (0.01077 
xEP) 


Where P = population 


For example, ifa community’s population is 
3,000, the percentage of the grant is calculated 
as: 95.77 — (0.01077 x 3,000) = 63.46% of the net 
eligible cost. 
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Figure 1: Direct Grant Program Structure 


Private systems In small communities, currently serviced by 


Rural Water Pipeline 
Extensions 


private wells or septic tanks, where health and 
environmental problems exist, individual home- 
owners may be eligible for a grant of up to 85% 
of the net eligible cost for renewal or replace- 
ment of faulty systems. The grant applies only to 
areas where private systems are a practical alter- 
native to communal works and where ground- 
water and soil conditions are suitable. 


The area must have little or no growth potential 
anda minimum of 25 principal residences, insti- 
tutions and/or commercial establishments, in 
the defined problem area. Seasonal residences, 
such as cottages, are not usually eligible unless 
they are a minor portion of an area problem. 
Trunk lines and treatment works for mobile 
home parks are eligible if the parks form an inte- 
gral part of the problem area. To be eligible, 
homes must have been occupied for at least two 
years prior to the Resolution of Council that 
requests the grant. If corrective work is per- 
formed prior to the Resolution of Council 
requesting the grant then the cost of the work is 
not eligible for funding. 


AMOE grant is available for situations where res- 
toration of groundwater supplies is required as a 
result of winter road maintenance by a road 
authority. For more information on this type of 
grant, contact the local MOE office. 


The MOE provides a grant of 25% of the net eli- 
gible cost of water pipeline extensions in areas 
outside of urban boundaries. Minimum systems 
consisting of small diameter watermains that 
serve residential and farm uses only are eligible. 
The design of these systems must not provide 
for fire protection and irrigation systems. 


Each rural water pipeline extension is subject to 
approval by the Ministries of Agriculture and 
Food, and Municipal Affairs. 


ADDITIONAL 
ASSISTANCE 
Funding for Engineering 


Project Management 
Services 


Financial assistance is available for engineering 
reports that relate to a specific health or environ- 
mental problem to be corrected, subject to prior 
confirmation by MOE. 50% of the approved 
grant percent for the report costs is advanced to 
the municipality upon submission of the draft 
report to MOE and the remaining 50% is paid 
when MOE accepts the report. 


For example, if the approved grant is 85%, then 
42.5% of the report costs would be advanced to 
the municipality upon submission of the draft 
report and 42.5% of the cost would be 
advanced when MOE accepts the report. 


Only those reports that involve the MOE in 
developing the terms of reference for the con- 
sulting engineer are eligible for this assistance. 


MOE grant advances are available for engineer- 
ing final design costs for projects which have 
confirmation from the Ontario Municipal Board 
(OMB) that the project is financially viable anda 
conditional Certificate of Approval has been 
issued. 


Small municipalities which receive a direct grant 
for a water or sewage project and lack adminis- 
trative resources or engineering expertise, may 
take advantage of MOE project management ser- 
vices at no cost to the municipality. 


Ministry staff will act as the owner’s agent for the 
municipality during the term of the project. The 
Ministry will perform the following services, as 
required: 


— prepare engineering and contract agree- 
ments for execution by the municipality; 


— monitor, review and co-ordinate the design 
phases of the project; 


— assist with the preparation of bylaws; 


— handle administrative details such as obtain- 
ing necessary approvals and preparing 
applications to the OMB or other agencies; 


— review contract(s) documentation and 
tenders; 


— arrange tender call(s), analyze tenders and 
make recommendations to Council; 


— contract administration duties including 
review of engineering invoices, contract 
payment certification and other documen- 
tation, interim advances, etc.; 


— monitor construction progress; 


— liaise with Council or municipal officials 
concerning program progress and Status; 


Procedure: To initiate project management, the 
municipality should forward to MOE a request 
for project management services in the form ofa 
Resolution of Council. If the request is 
approved, the municipality will be asked to 
enter into a Project Management Agreement 
with the Province. 


PROCEDURES FOR 
DIRECT GRANT 
PROGRAM-COMMUNAL 
WORKS 


The following section describes the steps 
required in applying for and receiving grant 
assistance for communal water or sewage proj- 
ect, including some of the various approvals 
required and the final audit process: 


1) The municipality holds a preliminary discus- 
sion concerning the problem area with the MOE 
District Office. Upon receiving a Resolution of 
Council, the MOE District Office will undertake 
an investigation and survey to review the need for 
the project and discuss the results with the munic- 
ipality. (Refer to list of MOE Regional Offices 
oOnp, 23.) 


2) The municipality passes separate Resolutions 
of Council requesting: 


a) a ruling on eligibility for funding assist- 
ance for the project in a defined problem 
area; 

b) funding assistance for the engineering 
report (if desired); 

c) MOE project management assistance (if 
desired); 


and submits resolutions to the MOE District 
Office. 


Note: For rural water pipeline extension proj- 
ects, the municipality must also obtain approval 
from the Ministries of Agriculture and Food, and 
the Ministry of Municipal Affairs. 


3) After the proposed project is evaluated by the 
Ministry’s Project Priority Evaluation Committee, 
MOE informs the municipality of project eligibility 
or non-eligibility for grant assistance. The munici- 
pality then retains a consulting engineer to pre- 
pare the engineering report on the project. Ifthe 
ministry of the Environment is to operate the 
system, contact with the ministry’s utility opera- 
tions is required. 


4) The municipality submits the engineering 
report to MOE together with Application for the 
Approval of Works and Application for Grant. 
Applications for the grant must be submitted by 
October 1 for work proposed to be constructed 
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after April 1 of the following year. Grants will not 
be made retroactively for communal works 
undertaken before the MOE grant allocation has 
been made. 


MOE reviews the engineering report to ensure 
all public concerns have been resolved. The 
Ministry then approves the report and deter- 
mines the amount of estimated grant. The 
municipality is informed of the estimated grant 
amount. 


5) The municipality determines the source(s) of 
funding for its share of the project’s capital cost as 
well as the required interim financing. The munic- 
ipality then prepares bylaws for debt recovery, 
submits the bylaws and the Application for the 
Approval of Capital Expenditure to the Ontario 
Municipal Board (OMB). 


6) Upon OMB approval of the project, the munic- 
ipality retains a consulting engineer to prepare 
the final design, tender documents and arranges 
for the acquisition of all property requirements, 
permits, etc. The municipality then submits an 
updated Application for Approval of Works or 
confirmation that the conditions on the Certificate 
of Approval have been met. 


The MOE provides co-ordinated review com- 
ments to the consulting engineer, with a request 
for response and possible resubmission of docu- 
ments. The MOE issues a Letter of Compliance, 
or updated Certificate of Approval for works to 
the municipality, determines the revised cash 
flow requirements, and prepares a grant alloca- 
tion letter to the municipality. 


7) The municipality calls for public tenders and 
reviews the project capital cost after tender 
opening. If the costs exceed the financial limits 
set by OMB, the municipality must re-apply to 
the OMB. Upon approval by OMB, the munici- 
pality passes a Resolution of Council to award 


the contract. (The MOE grant will be based on 
the lowest responsible tender.) 


8) The municipality submits the following to 
MOE: 


— List of bidders and prices; 
— Form of Tender of lowest bidder; 
— Detailed cost breakdown of lowest bidder; 


— Resolution of Council regarding contract 
award; 


— Grant Advance Request form showing total 
eligible expenditures to date and quarterly 
calendar projection of eligible expenditures 
based on the lowest responsible tender 
price. 


The MOE determines the grant advance amount, 
requisitions and forwards the cheque to the 
municipality. A holdback of 10% is retained on 
claims until a project audit is completed by 
MOE. 


9) The municipality makes quarterly grant 
requests to MOE, based on the actual costs 

to date plus the next quarter’s projected eligible 
expenditures. The municipality maintains accu- 
rate records of all receipts and disbursements. 
The MOE processes the grant advances. 


10) When construction is complete and final 
costs known, the municipality submits a Certi- 
fied Statement of Final Costs and supporting 
documentation with a request for an audit to 
MOE. 


MOE reviews the project cost in detail to estab- 
lish the net eligible cost, prepares an Audit State- 
ment, and processes final payment to the 
municipality. In case of overpayment, MOE 
processes an invoice to the municipality. 
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PROCEDURES FOR 
DIRECT GRANT 
PROGRAM — PRIVATE 
SYSTEMS 


The following section describes the steps 
required in applying for, and receiving, grant 
assistance for private systems projects including 
some of the various approvals required, and the 
final audit process. 


1) The municipality holds preliminary discussion 
concerning the problem area with the MOE Dis- 
trict Office. Upon receiving a Resolution of 
Council, the MOE District Office will undertake 
an investigation and survey to review the need 
for the project and discuss the results with the 
municipality. (Refer to list of MOE Regional 
Offices on p. 252) 


2) The municipality passes separate Resolutions 
of Council requesting: 


a) a ruling on eligibility for funding assist- 
ance for the project in a defined problem 
area; 

b) funding assistance for the engineering 
report (if desired); 

c) MOE project management assistance (if 
desired); 


and submits resolutions to the MOE District 
Office. 


3) After the proposed project is evaluated by the 
Ministry's Project Priority Evaluation Commit- 
tee, MOE informs the municipality of project eli- 
gibility or non-eligibility for grant assistance. 
The municipality then retains a consulting engi- 
neer to prepare the engineering report on the 
project. 


4) The municipality submits the engineering 
report to MOE together with an Application for 
Grant. Applications for the grant must be sub- 
mitted by October | for work proposed to be 
constructed after April 1 of the following year. 


MOE reviews the engineering report to ensure 
all public concerns have been resolved. The 
Ministry then approves the report and deter- 
mines the amount of estimated grant. The 


municipality is informed of the estimated grant 
amount. 


5) The municipal council passes a resolution 
agreeing to implement the report’s recommen- 
dation and submits the resolution along with the 
Grant Advance Request to the MOE District 
Office. 


MOE sends the first advance for construction to 
the municipality. The municipality must opena 
separate interest-bearing trust account to main- 
tain adequate expenditure control, specifically 
for the proposed project. 


6) The municipality advises property owners to 
undertake corrective work and may arrange fora 
public meeting to explain the implementation 
and financing procedures. To be eligible for the 
grant, property Owners must ensure their work 
is authorized before proceeding with the 
correction. 


7) A Local Liaison Committee (LLC) should be 
established with representation from a council/ 
community association, the MOE District Office 
and the local Health Unit (if involved) to main- 
tain close co-operation between the parties. The 
LLC should meet periodically during implemen- 
tation to keep the project on-line and review any 
required changes to approved solutions in the 
engineering report. Status reports must be sub- 
mitted to the MOE District Office at regular 
intervals. 


8) The homeowner submits the following docu- 
mentation to the municipality for all completed 
work: 


Water Corrections 

1) Three estimates (where practicable) 

2) Driller’s well log 

3) Contractor’s paid invoice 

4) Contractor’s Acceptance and Release Form 
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Sewage Corrections 

1) Three estimates (where practicable) 

2) Certificate of Approval and Use Permit 
from MOE or Health Unit 

3) Contractor’s paid invoices 

4) Contractor’s Acceptance and Release Form 


The municipality is responsible for ensuring the 
work is in accordance with the consultant's 
report and that three estimates, where practica- 
ble, are obtained. If the consultant has recom- 
mended that an old well be filled or sealed, this 
work must be completed before the municipal- 
ity makes any payments. 


The municipality issues a cheque to the owner 
when all the conditions are met. The cheque for 
the approved percentage of the total cost is based 
on the lowest quotation. 


9) The municipality-makes further grant 
requests, together with a certified statement of 
costs-to-date to MOE. The MOE makes grant 
advances in installments up to 90% of the eligi- 
ble grant approved. The municipality must make 
all claims for grant payment within two years of 
the MOE’s acceptance of the consultant’s report. 
Works commenced after a two-year period are 
not eligible for a grant unless the MOE has 
authorized an extension of time. 


10) The municipality informs the MOE District 
Office when the program is completed and sub- 
mits the Certified Statement of Final Costs and 
supporting documentation with a request for an 
audit. 


11) MOE reviews the project cost in detail to 
establish the net eligible cost, prepares an Audit 
Statement, and processes final payment to the 
municipality. In case of overpayment, the MOE 
processes an invoice to the municipality. 


Note: 


1) The amount of interest earned on the 
grant advances deposited in the trust 
account shall be considered as part of 
the total MOE grant; 


2) The MOE District Office and/or 
Health Unit may conduct surveys in 
the area and recommend prosecution 
or other enforcement action where 
health and/or environmental problems 
still exists. 
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APPENDICES 
APPENDIX A 


Eligible Costs for all 
Communal Works 
Projects 


The following criteria apply to all communal 


works: 


1. Construction Costs 
The total construction costs eligible for 
communal works grants include the costs 
that the municipality actually incurs to per- 
form the work covered by the plans and 
specifications for the approved project. 


a) 


b) 


C) 


d) 


€) 


Normally a project will be competitively 
tendered to competent contractors capa- 
ble of constructing the approved works. 
The consultant’s Final Measurement 
Summary, along with change orders and 
proof of payment are normally sufficient 
supporting documentation. 


The cost of awards made to the contrac- 
tor by a Board of Arbitration or a court 
of law are eligible if they are relevant to 
Ec Prolcer, 


Materials supplied by the municipality, if 
not included in the contract price, may 
be allowed as a cost, but only in the 
exact amount that the municipality paid 
for them. No additional costs for admin- 
istration or handling are allowed. 


If the municipality employs its own 
forces to perform part or all of the con- 
struction work, a detailed accounting of 
costs is required. A detailed cost analysis 
will be performed by MOE auditors to 
ensure the amounts claimed are reasona- 
ble compared to other works of the 
same type that are performed by com- 
petitive tender. 


Costs of repairing damages to streets, 
roads, railways, easements, public utili- 
ties, etc., are allowed if they are specifi- 
cally related to the project’s 
construction, but only to the “as was” 
condition. 


f) The cost for purchased, movable equip- 
ment, which is not included in the per- 
manent works, such as loaders, spare 
pumps, trucks, etc., is not eligible. 


2. Engineering Costs 
The total engineering costs eligible include 
the costs paid by the municipality to an 
engineering consultant for design, con- 
struction supervision and construction 
inspection of the works for the approved 
project. The overriding criterion is one of 
reasonableness, based upon an examina- 
tion and evaluation of available 
information. 


a) A consulting engineer’s invoicing sum- 
mary that provides the dates when the 
costs were incurred and the type of work 
performed, or an accumulative consult- 
ing engineer’s invoice may be sufficient 
supporting documentation. A more 
detailed review of invoicing and proof of 
payment may be required. 


b) Design costs are limited to those costs 
related to the specific project for which 
the grant was issued. Design costs may 
not include any part of the cost of an 
overall study or survey of pollution 
problems and pollution control. Prelimi- 
nary surveys and report costs are not 
allowable unless they are exclusively 
related to the project and are necessary 
for proper design. 


c) Ifany part of the design and/or supervi- 
sion is supplied by the municipality 
itself, rather than a consulting engineer, 
the costs must be supported by adequate 
records. No costs may be included that 
may be considered administrative or 
executive costs. 
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d) If non-eligible works are constructed 
along with eligible works and engineer- 
ing costs cannot be separated, then engi- 
neering costs will be prorated based 
upon eligible construction costs in rela- 
tion to the total cost of construction. 


3. Land Costs 
The actual cost of land area used for a treat- 
ment plant, water storage facility or pump- 
ing station is eligible. Land purchased to 
meet Province of Ontario standards for 
buffer zones from various facilities will be 
considered eligible. 


a) The cost of land is the actual cost to the 
municipality, regardless of the date of 
purchase. Property taxes paid as part of 
the land cost to the former owner are 
allowable, but no amount is allowable in 
lieu of tax for any period when title is 
held by the municipality. The cost of 
land held for possible future use is not 
eligible, even if the land was purchased 
out of necessity. Land purchase agree- 
ments and a survey drawing of the prop- 
erty will be required as supporting 
documentation. 


b) The cost of land purchased or easements 
for sewers and watermains is not 
eligible. 


c) Legal, survey and appraisal fees incurred 
at the time of purchase are eligible and 
should be included in the “Legal” 
category. 
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4. Legal Costs 
Amounts actually paid for legal services are 
eligible providing they are related solely to 
the approved project and are not adminis- 
trative or executive in nature. Fees fora sol- 
icitor on the municipality’s staff are not 
eligible. Disbursements to third parties for 
items such as registration, legal surveys and 
appraisals, are allowed. Copies of all 
invoices will be required for supporting 
documentation. 


5. Miscellaneous Costs 
Some of the municipality’s expenses relat- 
ing to the project can be included as mis- 
cellaneous costs. They might include the 
cost of advertising bylaws, disbursements 
for permits, Ontario Government fees, 
advertising for tenders, etc. Other costs 
may be approved subject to the following: 


a) The same cost cannot be recognized for 
two separate projects. When this is the 
case, costs should be prorated as 
necessary. 


b) The cost of the project will not include 
any charge or allowance for municipal 
administration or executive costs. 


c) The cost of the project will not include 
financing costs such as debenture costs, 
legal costs for debentures and interest 
costs (interim financing charges). 


All miscellaneous costs require supporting 
documentation. 
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APPENDIX B 


Eligible Costs for | 1. Water Supply Systems 


Private Systems 


Generally, all work required to drill a well 

and convey the potable water from the well 

to the home. 

a) Replacement Well 

Eligible Costs 

— hydro inspections permits and any other 
permits required; 

— drilling, casing and grouting of well; 

— pump and installation of pump 

— electrical cost associated with pump 
installation including electrical panel as 
related to the new service; 

— piping and plumbing from the well to, 
and including, the pressure tank; 

— individual treatment unit subject to 
approval by the Regional Director; 


— property clean-up to return property to 
reasonable condition including seeding; 


— sealing and filling abandoned well; 


— design and/or construction supervision 
where necessary, subject to approval by 
the Regional Director; 

— municipality’s actual additional adminis- 
tration cost up to a limit of $50/service 
unit. 

Ineligible Costs 

— landscaping where property was not pre- 
viously landscaped; 

— internal plumbing (beyond pressure 
tank); 

— property damage such as uprooted trees 
or damaged buildings; 

— owner’s own labour; 

— sodding; 

— easements; 

— improvements to aesthetic quality of 
drinking water such as colour, salt or sul- 
phur problems. 


b) Improvements to Existing Well 


Eligible Costs 
— casing extension, sealing and grouting; 


— pump installation, if required; 


— upgrading of electrical panel as related to 
Newcscevice: 


— sealing of well head and improvement of 
drainage away from the well head; 


— individual treatment units, subject to 
approval by the Regional Director; 


— property clean-up to return property to 
reasonable condition, including seeding; 


— design and/or construction supervision 
where necessary, subject to the approval 
of the Regional Director; 


— municipality’s actual additional adminis- 
tration cost up to a limit of $50/service 
unit. 


Ineligible Costs 
— same as ineligible costs for replacement 
wells. 


c) Other types of water supply systems 
may be eligible, subject to approval by 
the Regional Director. 


. Sewage Systems 

Generally, all work required to construct a 
new or upgraded septic tank and connec- 

tion of the septic tank to the home is eligi- 
ble for a grant. 


a) Replacement Septic Tank 


Eligible Costs 
— hydro inspection permits, Certificate of 
Approval and other required permits; 


— system installation; 
— importing fill if raised bed required; 


— property grading and cleanup to reason- 
able state, and seeding; 
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— sewage pump and installation of pump; 


— electrical cost associated with pump 
installation including electrical panel as 
related tothe new. service: 


— holding tanks, lock-out devices and high 
level warning systems; 


— removal and pump-out of existing septic 
tank; 


— site drainage improvements if required 
for proper operation of a sewage disposal 
system, subject to approval by the 
Regional Director; 


— purchase of land, subject to approval by 
the Regional Director; 


— costs for legal agreements and surveying 
required for land purchase; 


— design and/or construction supervision 
where necessary, subject to approval by 
the Regional Director; 


— municipality’s actual additional adminis- 
tration costs to a limit of $50/service unit. 


Ineligible Costs 

— internal plumbing and/or electrical 
wiring; 

— property damage such as uprooted trees 
or damaged buildings; 

— owner’s own labour; 


— operating costs such as maintenance con- 
tracts, sewage pump-outs, etc.; 


— sodding; 
— easements. 
c) Other types of sewage systems may be 


eligible, subject to approval by the 
Regional Director. 


a, 


APPENDIX C 
Community Definition 


Generally, a “community” must have a geo- 
graphic identity, contain permanent residents 
and be spatially separated. (i.e., 2.0 km from 
adjacent “community”.) Residential density 
must not be less than 2.5 residences/gross hec- 
tare or for strip development, 35 residences/km. 


The MOE may employ other criteria in deter- 
mining whether the area being considered 
meets with the community definition. 


Further information and application forms will 
be available at the following MOE offices: 


Northwestern Region Southwestern Region 
435 James Street South 985 Adelaide St. South 
Thunder Bay, Ontario London, Ontario 


P/GoGo N6E 1V3 

Telephone: Telephone: 

(807) 475-1205 (519) 661-2200 
Northeastern Region Southeastern Region 
199 Larchsstreet 133 Dalton Avenue 
Sudbury, Ontario Kingston, Ontario 
PSE DR K7L 4X6 
Telephone: Telephone: 

(705) 675-4501 (613) 549-4000 
Central Region West Central Region 
7 Overlea Boulevard 119 King Street West 
Toronto, Ontario Hamilton, Ontario 
M4H1A8 Lon 7) 

Telephone: Telephone: 

(416) 424-3000 (416) 521-7640 

or 


Project Engineering Branch 

135 St. Clair Avenue West 

Toronto, Ontario 

M4V 1P5 

Telephone: (416) 965-1371 
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